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OPERATION  AND  MAINTENANCE  RESPONSIBILITIES 
EUREKA  MILLS  SUPERFUND  SITE 
EUREKA,  UTAH 
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Footnotes: 

1 if  SH  is  unable  to  fulfill  his  O/M  responsibilities  under  the  CD,  State  will  assume  responsibility  for  O/M  of  these  areas. 

2 Completion  Date  includes  completion  of  RA  report  for  that  Response  Action  Structure. 

3 FEMA  requires  municipalities  to  maintain  the  100  yr  flood  drainages. 

4 The  City  of  Eureka  and  the  State  will  share  the  responsibilities  for  the  operation  of  the  Open  Cell.  The  City  will  attend  to  the  day  to  day  tasks  while  the  State  will  be  responsible  for  the  annual  maintenance  and  the  closure  of  the  Open  Cell. 
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